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U.  S.  DEPARTMENT  OF  HOUSING  AND  URBAN  DEVELOPMENT 

HUD  USE  ONLY 

OPEN-SPACE  LAND  PROGRAM 

PROJECT    NUMBER: 

APPLICATION  FOR  GRANT  FOR  HISTORIC  PRESERVATION 

PURPOSES 

DATE    RECE(  VEDi 

CO.: 

(Titl'  VII,  Housing  Act  of  1961,  As  Amended) 

SMSA: 

INSTRUCTIONS:    Prepare  original  and  2  conformed  copies  for  HUD.    Place  original  in 
Binder  No.  1,  copy  in  Binder  No.  2  and  3.    Complete  one  form  HUD-6781  for  each 
application.    Complete  one  form  HUD-6781  A,  Site  Information,  for  each  site  in  the 
application. 

Population  of  applicant's 
iurlsdictlon 

Median  family  Income  of 
oppllcont's  iurlsdictlon    $ 

A.    IDENTIFICATION  OF  APPLICANT  AND  CONTACT  PERSON 

LEGAL   NAME   OF   APPLICANT: 

City  of  Boston 

PERSON   TO  WHOM   INQUIRIES   ABOUT    APPLICATION   SHOULD    BE 
DIRECTED: 

NAME:   Robert  J.  Vey 

TITLE:  Director  of  Public  Facilities 

MAILING   ADDRESS 
(Include  Zip  Code): 

Room  816,  City  Hall 

Boston,  Massachusetts       02201 

ADDRESS    (Include 
Zip  Code): 

Room  816,  City  Hall 

Boston,  Massachusetts       02201 

TELEPHONE   NO.:       /dC-HiljU              '              AREA    CODE       617 

B.     PROPOSED  ACTIVITIES  (Check  appropriate  box) 

I       I    ACQUISITION   ONLY  Lj    ACQUISITION   AND    PRESERVATION 


H   PR 


ESERVATION   ONLY 


C.    SUBMISSION 

[x"1   Initial  application 

I     I   Revision  of  prior  applicati  ^n  (Project  No. 


.),  for  purpose  of: 


D.    Total  Acres  to  be  Acquired 

None 

G.         COMPUTATION 
OF 
PROJECT  GRANT 

TOTAL  COSTS 

REQUESTED 
GRANT 

HUD  USE 
ONLY 

E.    No.  of  Non-contiguous  Sites 

Acquisition 

0 

0 

None 

Relocation  of 
Structure 

0 

0 

F.    Location^Z-i'st  eacA  town  or  city,  township, 
county,  where  land  is  located.) 

Restoration  and/or 
Improvements 

$400,000 

$200,000 

Relocation 
Services 

0 

0 

Boston,  Suffolk  County, 
Massachusetts 

TOTAL  PROJECT  COST 

$400,000 

.<;?oo,ooo 

Relocation  Payments 

(100%  Grant) 

0 

0 

TOTAL  GRANT 

$200,000 

^ 

HUD-6781  (12-67) 


C.    Financial  Information 

1.    Source  and  Amount  of  Non-Federal  Share  (Specify  source  and  estimated  dollar  value  of  materials  and  services) 


a.  Applicant     City  of  Boston, 

1.  General  appropriations:  $ 

2.  Special  tax  levies:  $ 

3.  Bonds;  $  200,000 

4.  Other;   Specify  Sources  $ 


b.    Other  public:  $ 
specify  source(s) 


c.    Private: 


If  application  contains  more  than  1  site,  and  funds  from  b  or  c  above  relate  solely  to  particular  site(s),  indi- 
cate which 


2.    Annual  expenditures  for  historic  preservation  activities  by  applicant: 


BUDGET  LAST  YEAR 

a.  Capital  Outlay  $      20,000 

b.  Maintenance  and  $    150,000 
operating  expenses 


CURRENT  YEAR 

$   400,000 
$  "  10,000 


NEXT  YEAR  feu.) 

J     400,000 
J     .10,000 


3.    Is  the  non-Federal  share  currently  available?    Yes    X         No. 
that  funds  will  be  available  when  needed. 


.    If  no,  explain  what  assurances  there  are 


4.    Is  any  special  type  of  installment  payment  purchase  or  similar  financial  arrangement  contemplated  for  acquisition 
of  any  site?    Yes No      X       .    if  yes,  explain: 


H.    APPLICATION 

The  Applicant  hereby  applies  to  the  United  States  of  America  for  the  financial  assistance  indicated  above,  under 
the  provisions  of  Title  VII  of  the  Housing  Act  of  1961,  as  amended,  to  aid  in  financing  the  project  described  in  this 
application. 

1.      SUPPORTING  DOCUMENTATION 
The  documentation  submitted  in  support  of  this  application  shall  be  considered  part  of  this  application 


J.    EXECUTION 


Legal  tiame  of  Applicant 


Signature 

Director  of  Public  Facilities 

Title 


72 


IN  WITNESS  WHEREOF,  the  Applicant  has  caused  this  application  to  be  executed  on  ^^^  '' ,  19JJ: 

* 
City  of  Boston By 
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HUD-6781  (12-67) 


GENERAL  INFORMATION  SUPPORTING  APPLICATION 


I.  PLANNING  DOCUMENTATION. 

1.  The  Faneuil  Hall  Market  Buildinq  is  located  in  the  approved 
Downtown  Waterfront  -  Faneuil  Hall  Urban  Renewal  Project  - 
Mass.  R-77,  now  in  execution. 

The  Boston  Redevelopment  Authority  is  the  agency  responsible 
for  the  planning  in  this  area. 

The  Downtown  Waterfront  -  Faneuil  Hall  Urban  Renewal  Plan 
specifies  that  this  area  is  to  be  preserved  and,  in  fact, 
one  of  the  primary  objectives  of  the  Urban  Renewal  Plan  is 
the  preservation  and  restoration  of  historic  buildings. 

2.  This  application  has  been  reviewed  by  the  Boston  Redevelopment 
Authority,  which  is  the  planning  agency  for  the  city.  The 
Boston  Redevelopment  Authority  finds  that  the  development 
considerations  in  the  comprehensive  planning  program  are  com- 
patible with  the  Project. 

II.  RELOCATION  DOCl'MENTATION 

NOT  APPLICABLE. 


Form  approved 

Budget  Bureou  No.  63-R1179 


U.S.  DEPARTMENT  OF  HOUSING  AND  URBAN  DEVELOPMENT 

HISTORIC  PRESERVATION  SITE  INFORMATION 


HUD  USE  ONLY 


(Project  P<umbcr) 


INSTRUCTIONS:    Complete  one  form  HID-6781A  for  each  property  in  the  application.    Attach  completed  fori'.(s)  UUD-6781A  to 
form  H U 0-6781 ,    Application  for  Crcint  for  Historic  Preservation  Purposes. 


A.    Site  No. 


Property  known  as:    Fanpijjl    Hall   Market  Building   fOuincv  Market  Building) 


B.        COMPUTATION 
OF 
SITE  GRANT 

TOTAL  COSTS 

REQUESTED 
GRANT 

HUD  USE 
ONLY 

C.    Location:    (town  or  city,  county) 

Include  street  address  where  appropriate 

Acquisition 

0 

0 

South  Market  Street 
Boston,   Suffolk  County 
Massachusetts 

Relocation  of 
Structure 

0 

0 

Restoration  and/or 
Improvements 

$400,000 

$200,000 

Relocation  Services 

0 

0 

TOTAL  PROJECT  COST 

$400,000 

D.    Type  of  Interest  to  be  Acquired  (If  applicable) 
Fee  Simple  |     | 

Relocation  Payments 
(100%  Grant) 

0 

0 

Less  Than  Fee  Simple  |     | 

(Specify  type:)                   Ownership  to 

remain  with  City  of  Boston. 

TOTAL  GRANT 

^ 

$200,000 

E.    Proposal  Description: 

1.    Briefly  describe  historic  or  architectural  significance  of  the  property: 

The  building  is  of  national  importance  in  the  history  of  American 
architecture  and  technology.  It  was  one  of  the  first  structures 
that  v;as  built  in  the  Greek  Rev-i'val  style.  New  technological 
innovations  v/ere  employed,  such  as  the  use  of  cast  iron  columns, 
iron  tension  rods,  laminated  wood  ribs  for  the  copper-covered 
dome  and  the  first  large  scale  use  of  granite  and  glass  in  a 
revolutionary  post  and  beam  technique. 


2.    If  state  or  local  historic  preservation  plan  exists,  what  is  priority  assigned  to  this  proposal  (if  any)  under  the 
plan? 

The  Massachusetts  State  Historic  Preservation  Plan  assigns  second  highest 
priority  to  National  Landmarks  in  danger  (highest  priority  going  to 
Revolutionary  landmarks  in  danger).  There  is  no  official  local  historic 
preservation  plan,  but  the  Boston  Landmarks  Commission,  which  is  currently 
overseeing  a  HUD-financed  historic  preservation  planning  project,  considers 
this  proposal  of  top  priority. 


HUD-678tA  (12-67) 


3.    Is  property  listed  on  the  National  Repister^  ^^S       if  no.  give  specific  references  and  authority  used  to 

determine  historic  or  architectural  value.    If  determination  is  based  on  criteria  other  than  those  established  for 
the  National  Register,  list  or  enclose  copy  of  the  criteria  used. 


4.    If  property  to  be  acquired  is  now  in  public  ownership,  explain  need  for  purchase: 

Not  to  be  Acquired. 


5.    Is  it  intended  to  transfer  the  property-  by  lease  or  contract  to  any  individual,  non-profit  corporation  or  historical 
association'  __I^1__  If  yes,  give  details. 

To  insure  preservation  of  this  historic  property,  the  title  will  remain 
in  the  City.  It  is  anticipated  that  the  City  will  in  time  negotiate  a 
net  lease  with  the  developer  who  undertakes  the  development  and  interior 
restoration  of  this  building.   , 


6.    Describe  provisions  for  continued  maintenance  of  property: 

The  above-described  arrangement  will  enable  the  City  of  Boston  to 
participate  in  the  profits  generated  by  the  overall   development,  while 
placing  the  responsibility  for  continuing  maintenance  of  the  property 
upon  the  lessee. 

The  developers  of  this  property  will   be  responsible  to  an  advisory 
committee  which  will   be  set  up  to  govern   its   life-long  operation. 


HUD-6781  A  (12-67)  "  2 


7.     Is  there  imminence  of  loss  or  damage  to  the  property''     (include  anticipated  cnnstruclion,  use  ehanne,  etc.) 

Yes .    If  yes,  explain: 

Fire  damage  and  water  damage  are  the  principal  threats  to  the  Faneuil 
Hall  Market  building.  At  least  one  major  fire  has  already  devastated 
a  portion  of  the  second  floor  and  roof  of  the  building,  and  existing 
conditions  (particularly  antiquated  wiring)  make  the  possibility  of 
further  fires  imminent.  The  basement  is  periodically  inundated  by 
tidal  water  and  must  be  repaired  to  prevent  further  fundamental  damage 
to  the  building  from  this  source. 


8.    Is  acquisition  and/or  preservation  of  this  site  related  to  any  other  Federal  program  or  has  any  other  application 

for  Federal  assistance  been  submitted  in  connection  with  this  site?      YPS If  yes.  explain  and  give  details. 

including  application  numbers  where  appropriate; 

Although  Faneuil  Hall  Market  building  is  currently  in  the  Downtown 
Waterfront/Faneuil  Hall  Urban  Renewal  Project  -  Mass.  R-77,  no  urban 
renewal  funds  are  budgeted  for  the  preservation  of  this  property. 

A  previous  grant  of  $100,000  was  approved  by  the  Department  of  Housing 
and  Urban  Development  for  Phase  I  restoration  of  the  Faneuil  Hall  Market 
building.  (Project  No.  Mass  HPR-4)  Phase  I  consisted  entirely  of  exterior 
restoration  activities. 


9.     Describe  proposed  Use(s)  of  property:    (give  proposed  admission  or  entrance  fee,  if  any) 

The  lower  floors  and  the  East  and  West  Ends  of  the  second  floor  will 
be  used  for  private  commercial  activities  including  restaurants,  retail 
food  sales  and  specialty  shops.  The  rotunda  area  under  the  central  dome 
will  be  open  to  the  public.  During  the  Nation's  Bicentennial  celebration 
in  1975  and  1976,  this  space  will  be  a  focal  point  of  celebratory 
activities  and  will  be  used  for  special  exhibits  and  events.  The  rotunda 
will  continue  to  serve  as  publicly  accessible  exhibit  space  after  the 
Bicentennial  celebration. 


HUD-6781A  (12-67) 


10.    If  structure  relocation  is  proposed:      No 

a.    Indicate  nature  of  threat  to  structure  which  necessitates  its  being  relocated: 


b.    Describe  proposals  for  relocating  structure,  and  costs  involved: 


c.    If  Federal  assistance  is  requested  for  acquisition  of  new  site,  explain  why  structure  cannot  be  relocated 
on  existing  publicly  owned  site; 


HUD-6781A  (12-67) 


11.    If  restoration  and/or  improvement  is  proposed: 

a.    Describe  restoration  and/or  improvement  plan,  listing  proposed  activities: 

The  proposed  plan  and  cost  estimates  for  exterior  improvement 
and  restoration  of  the  Faneuil  Hall  Market  Building  are  taken 
from  the  Faneuil  Hall  Markets  Report  prepared  by  Architectural 
Heritage,  Inc.,  and  the  Society  for  the  Preservation  of  New 
England  Antiquities  under  contract  with  BRA. 

A  description  of  the  activities  proposed  for  the  restoration 
of  the  building,  taken  from  the  Report,  is  summarized  on  the 
attached  sheet  entitled  "Faneuil  Hall  Market  Building  - 
Phase  II   Restoration  Costs." 


b.     Give  SOUrce(s)  of  proposed  plan  and  cost  estimates  (such  as  architect,  professional  restorer,  historic  society, 
present  property  owner,  etc. J 

A  breakdown  of  costs  for  the  work  estimated  in  the  Report  is 
itemized  on  the  attached  sheet  entitled   "Faneuil   Hall  Market 
Phase      II  ■       Restoration  Costs."     Also  attached  are  appro- 
priate cost  estimates. 

12.    List  source  and  dollar  value  for  all  services  and  materials  included  in  the  non-Federal  share  of  costs. 
Indicate  portion  to  be  furnished  by  the  applicant,  other  public  body,  or  private  source.    Distinguish 
between  force  account,  contract  and  volunteer  labor.    Where  volunteer  labor  is  included  in  the  non- 
Federal  share,  specifically  describe  each  activity  to  be  performed  by  volunteers.    Give  basis  for  valuation 
placed  on  volunteer  services  and/or  donatert  materials.    Refer  to  Chapter  2,  Section  2,  of  the  Guidelines 
before  completing  this  question. 

It  is  anticipated  that  all   services  and  materials   included  in  the 
non-Federal   share  of  costs  will   be  provided  under  contract.      It 
is  estimated  that  the  total  'tost  of  the  restoration  and  appropriate 
fees   is  $400,000,   the  non-Federal   share  being  $200,000.      (See  lib 
for  breakdown  of  costs. 


-  "i  - 

HUD-6781A  (12-67) 


TO  BE  SUBMITTED  WITH 
SITE  INFORMATION  (HUD-6781A) 


I.    General. 


1.  Photograph  of  each  structure  and  of  adjacent  property. 

2.  Map  of  urban  area,  showing  location  of  project(s). 

3.  Documentation  of  historic  significance.    (Include  identity  and  qualifications  of  person  preparing  statement  and 
documentation  J 

II .    Acquisition: 

1.  Copies  of  any  options  or  proposed  purchase  agreements  with  respect  to  property. 

2.  Copies  of  site  appraisal  reports.    (Submit  two  for  each  site.) 

3.  Plat  of  site  or  detailed  map  of  taking  area  covered  by  application.    (If  partial  takings  are  involved,  shou  which 

areas  of  total  parcel  will  remain  in  former  owner's  possession.     Taking  area  may  be  described  in  terms  of  natural  physical 
boundaries  such  as  roads,  rivers  or  similar  features  J 

III.  Restoration  and/or  improvement. 

1.    Copies  of  any  bids  requested  or  estimates  received  from  contractors. 

IV.  Structure  Relocation. 

1.    Copies  of  any  bids  requested  or  estimates  received  from  contractors. 


-  6  - 

HUD-6781A  (12-67)  HUD-Wosh.,  □  C.  223542-P 


ADDENDA  TO  SITE  INFORMATION  (HUD  6781-A) 

I.  1.  Photographs  are  attached. 

2.  Relevant  maps  are  attached. 

3.  Documentation  of  historic  significance  is  in  Volume  1  of  the 
Faneuil  Hall  Markets  Report  entitled  "Historical  Study."  A 
list  of  the  persons  responsible  for  the  documentation  is 
included  in  the  attached  list  of  consultants. 

II.  NOT  APPLICABLE 

III.  1.  Copies  of  estimates  are  attached. 

IV.  NOT  APPLICABLE 
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mti  HAUL    MARKET 


FANEUIL  HALL  MARKET  BUILDING:  .  PHASE  II  RESTORATION  COSTS 


1.         Fire  Damage  Rspair 


a. 
b. 
c. 
d. 
e. 
f. 


DamoIiHon  (damaged  trussss  and  femporcry  roof) 
Insfcll  new  stsel  roof  irusses  and  purlins 
Insfali  new  wood  sub-purlins  and  boarding 
Inshall  new  slate  roof  and  related  flashing 
Repair/replace  damaged  window  frames  and  sash 
Cleanout  hazardous  remanents  of  interior  fire 
damage 


3.         Weatherproof ing  ■        ,< . 

a.  Repair/replace  portions  of  granite  facade  and 
entrance  steps 

b.  Rake  and  repoint  portions  of  granite  facade 


4.         Public  Safety  Improvements 


$11,000 
18,000 
10,400 
18,400 
11,500 

11,800 


2.         Fire  Safety  Systems 

a.  Temporary  lighting  *       $  4,900 

b.  Fire/smoke  detection  and  alarm  systems  39,900 

c.  Discontinue  and  replace  hazardous  sub-standard 
D.C.  v/Iring  serving  parts  of 'Basement  and 

First  Floor  12,000 


$38,000 
10,300 


$80,100 


$56,800 


$48,300 


a.  Install  snov/guards 

b.  Install  two  fire-safs  rated  cnress  enclosures 
for  remaining  tenants  on  Second  Floor 


$20,700 
35,000 


$56,7C'J 


5.  Improvements  for  Bl-Cenfennial 

a.  Pigeon-proof  porflcos  and  rotunda  •  $  4,800 

b.  Clean  entire  facade  (incl.  removal  of  paint  and 

stairs)  30,300 

c.  Install  new  window  frames  and  sash  in  rotunda 

lantern  and  portico  4,200 
.         d.         Repair/renovate  Second  Floor  public  toilets  to 

meet  current  standards  7,300 

e.  Install  directory  signage  for  public  toilets  500 

f.  Finish  paint  all  trim  and  sash  13,000 

$  60,100 

Construction  Sub-Total  $302,000 

Contractor's  OH&P  (13%)  .     .  ".  39,300 

$341,300 
Contingent/  30,200 

$371,500 
A/E  Fees  and  Expenses  -      •     -28,500 


TOTAL  $400,000 


STArt. /BENNETT.  ItgC 
177  MILK  SIFIfET 
BOSTON,  MASS  0?109 
(617)423-5625 


1  May  1972 


Mr.   Robert  J.  Vey,  Director 
Public  Facilities  Department 
City  of  Boston 
One  City  Hall  Square 
Boston,  Massachusetts     02201 

Attention  of  Mr.   William  Pear 

Subject:         Recommendations  for  Further  Stabilization  and  Restoration 
Faneuil  Hall  Market  Building  and  Old  State  House 
Boston,  Massachusetts 


GentI 


emen; 


For  several  years  we  have  been  privileged  to  serve  as  the  prime  technical  and  historical  con- 
sultant to  various  agencies  of  the  City  of  Boston  regarding  a  number  of  our  City's  most 
distinguished  historic  buildings,   including  the  Faneuil  Hall  Market  Building  ("Quincy 
Market")  and  the  Old  State  House.     In  accordance  with  your  request,  we  are  pleased  to 
submit  herewith  supporting  documentation  for  the  City  of  Boston's  application  for  financial 
assistance  to  the  U.S.   Department  of  Housing  and  Urban  Development  in  order  that  improve- 
ments to  these  tv/o  landmark  structures  may  be  undertaken. 

We  feel  it  is  appropriate  to  briefly  review  the  recent  history  of  these  structures  and  preparations 
for  accomplishing  their  preservation  and  long-term  viability.     Pursuant  to  the  1968  HUD 
Matching  Giant  for  preservation,  a  program  for  space  use  and  restoration/renovation  of  the 
Faneuil  Hall  Marlcer  Building  was  developed,  consonant  v/Ith  our  earlier  feasibility  studies, 
and  was  coordinoted  v/ith  staff  planners  of  your  department  and  the  Boston    Redevelopment 
Authority.     Basic  drov/Ings  and  sketches,  outline  specifications  and  preliminary  construction 
cost  estimates,  derived  from  this  program,  were  substantially  completed  in  January  1971  in 
accordance  with  your  authorizations.    A  serious  fire  affecting  the  roof  structure  occurred  in 
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July  1971 ,  occasioning  the  need  for  structural/architectural  survey  work  and  certain 
emergency  repairs. 

It  is  important  to  note,  in  addition  to  its  individual  merit  as  one  of  the  earliest  examples  of 
Greek  Revival  American  commercial  architecture,  that  the  buildings  and  spaces  surrounding 
the  Faneuil  Hall  Market  Building  are  also  distinguished  landmarks.    The  six-acre  district, 
including  Faneuil  Hall  and  the  North  and  South  Market  Buildings  as  well,  is  the  object  of 
an  intensive  preservation  effort.    Under  the  sponsorship  of  the  Boston  Redevelopment  Authority, 
public  bids  for  exterior  restoration  construction  of  the  North  and  South  Market  Buildings 
are  now  being  sought;  this  will  lead  to  construction  activity  in  the  near  future.    Further 
phases  of  private  development  activity  will  follow  upon  substantial  completion  of  this 
restoration  program. 

It  is  therefore  appropriate  to  undertake  basic  restoration  and  provisions  for  safety  and  security 
in  the  Faneuil  Hall  Market  Building  at  this  time.    Such  further  stabilization  and  restoration 
work  will  require  an    additional  $400,000.    In  general,  this  proposed  work  relates  to  the 
soundness  of  the  structure,  its  weather-tight  enclosure,  its  appearance,  fire  safety  and 
accommodations  for  the  public.    (Please  refer  to  enclosed  Stahl  Associates  memorandum 
dated  1  May  1972  for  supporting  detail) 

Since  the  major  restoration  of  the  Old  State  House  in  1881 ,  routine  maintenance  has  been 
unable  to  keep  pace  with  the  demands  of  numerous  visitors  and  constant  vibration  from  the 
subways  running  beneath  the  structure .  ^lOur  extensive  "Architectural,  Historical  and 
Engineering  Assessment  and  Report  of  June  1970"  documents  the  compelling  need  for  certain 
essential  repairs  and  precautions  for  the  safety  and  security  of  the  structure  and  the 
irreplaceable  collection  of  the  Bostonlan  Society.    Such  work  will  require  an  expenditure 
of  approximately  $60,000.    (Refer  to  memorandum  cited  above  for  detail.) 


We  view  all  of  the  foregoing  proposed  Improvements  as  necessary  and  critical  to  the  effect 
use  and  enjoyment  of  these  structures.  We  recommend  that  every  effort  be  made  to  permit 
this  program  to  proceed  with  dispatch. 


ive 


Very  truly  yours. 


tkJc, 


&^'<^t.4^   ?V 


Frederick  A.  Stahl,  A. I. A. 
President 

cc:  Boston  Redevelopment  Authority  (Marcia  Meyers) 

RPL/FAS:  pdp 
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Enclosures: 

(1)  Stahl  Associates  Memorandum,  dared  1  May  1972,  regarding  proposed  scope 
of  work  and  estimated  construction  budgets. 

(2)  Herosy  Associates  letter,  dated  24  April  1972,  regarding  electrical  sub-contract 
budget  amounts  for  the  Faneuii  Hall  Market  Building. 

(3)  Stahl  Associates  basic  drawings,  dated  10  December  1970,  showing  proposed 
renovations  to  the  Faneuii  Hall  Market  Building  (bound  roll  of  prints). 

(4)  Stahl  Associates  basic  sketches  augmenting  enclosure  (3)  above  (bound  set  of 
legal-size  drawings). 

(5)  Stahl  Associates  program  description,  outline  specification,  preliminary  construction 
cost  estimate,  and  rotunda  dome  statics  analysis  augmenting  enclosure  (3) 

above  (bound  volume). 

(6)  LeMessurier  Associates  fire  damage  survey  of  17  December  1971  (bound  volume 
with  photographs). 

(7)  Excerpt  regarding  Old  State, Mouse  from  Architectural  Heritage  -  F.  A.  Stahl 
"Architectural,  Historical  and  Engineering  Assessment  and  Report"  of  June 
1970. 
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A  DMSia-l  OF  STAHL/BENNETT.  INC. 

177  MILK  STOEXT 

BOSTON.  f/ASS  02109 

(617)«a-5625 


1  May  1972 
MEMORANDUM 


To:  Mr.   Robert  J.  Vey,  Director 

Public  Facilities  Department 
City  of  Boston,  Massachusetts 

Attention  of  Mr.  William  Pear 

From:  Roger  P.   Lang,   Project  Architect 

Subject:  Proposed  Scope  of  Construction  Work  &  Budgetary  Cost  Estimates 

Recommended  Stabilization  and  Restoration  Program 
Faneuil  Hall  Market  Building  and  Old  State  House 
Boston,  Massachusetts 

The  following  represents  our  best  professional  judgement  regarding  the  scope  of  construction  and 
related  budgetary  costs  necessary  to  accomplish  the  stabilization  and  restoration  program  set 
forth  by  Mr.  Stahl  in  the  preceding  letter  (Stah I/Bennett  correspondence  of  1  May  1972, 
similar  subject  as  above).  It  is  based  on  our  previous  experience  with  these  two  structures, 
summarized  in  the  documents  appended  hereto,  and  is  subject  to  the  following  general 
assumptions: 

(1)  Order  of  priorities  for  restoration  and  stabilization  work:    fire  safety,  weathertightness, 
restoration  of  original  exterior  appearance  and,  finally.  Interior  improvements  for 
public  use  not  In  conflict  with  longer-term  program  considerations. 

(2)  Construction  to  begin  in  Fall  1972. 

(3)  Construction  to  cause  minimum  disturbance  to  existing  tenants,  who  will  continue  to 
operate  throughout  the  work  period. 


STAHL  ASSCOATES 
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(4)  Faneuil  Hall  Market  Building  basement  work  not  Included  pending  resolution  of 
use  program,  open  space  design,  utilities  locations,  side  walk  design,  etc. 

(5)  Previous  estimates  escalated  OS  follows:    F.  A.  Stahl-Architecturcl  Heritage 
estimates  of  1968:    plus  30%;  McKee-Berger-Mansueto  estimates  ot  December  1970: 
plus  12%;  AH-FAS  estimates  of  July  1970:    plus  15% . 

(6)  Architectural  and  engineering  (I.e.,  A/E)  fees  and  expenses  computed  from  "C" 
rate  with  alterations  surcharge  as  Indicated  on  1967  edition  of  Massachusetts  AIA 
recommended  fee  schedule.     Fees  so  computed  were  reduced  by  35%,  reflecting  the 
basics  already  completed  (schematic  and  preliminary  design  phases). 

(7)  General  contractor  overhead:    8%;  general  contractor  profit:  5%. 

(8)  Total  of  paragraph  "A"  not  Inclusive  of  A/E  fees  to  date  (approximately  $26,000). 

A.  FANEUIL  HALL  MARKET  BUILDING:   AVAILABLE  PRESERVATION  FUNDS 

(1968  HUD  Matching  Grant  for  Preservation  and  Exterior  Restoration) 

1.  Demolition  (chimney  and  N.  canopy)  $    15,300 

2.  Repair/replace  all  sash  and  doors  (except  Basement)  90,500 

3.  Repair  roofs  and  flashing;  install  new  gutters  and  downspouts  39,000 

4.  Repair  rotunda  dome  roof;  resurface  with  elastomerlc  material 

simulating  copper.  9,000 

5.  Strip/prime  paint  all  exterior  trim  and  dos>r$  14,200 

Construction  Sub-Total  $168,000 

Contractors  OH  &  P  (13%)  23,500 

$191,500 
Contingency  (10%)  16,800 

$208,300 
A/E  Fees  &  Expenses  .  16,900 

TOTAL  $225,200 
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B.  FANEUIL  HALL  MARKET  BUILDING:    PROPOSED  ADDITIONAL  EXPENDITURES 

1.         Fire  Damage  Repair 

a.  Demolition  (damaged  trusses  and  temporary  roof)  $11,000 

b.  Install  new  steel  roof  trusses  and  purlins  18,000 

c.  Install  new  wood  sub-purlins  and  boarding  10,400 

d.  Install  new  slate  roof  and  related  flashing  18,400 

e.  Repair/replace  damaged  window  frames  and  sash  11,500 

f.  Cleanout  hazardous  remanents  of  interior  fire 

damage  11,800 


2.         Fire  Safety  Systems 

a.  Temporary  lighting  $  4,900 

b.  Fire/smoke  detection  and  alarm  systems  39,900 

c.  Discontinue  and  replace  hazardous  sub-standard 
D.C.  wiring  serving  parts  of  Basement  and 

First  Floor  12,000 


3.        Weatherprooflng  , 

a.  Repair/replace  portions  of  granite  facade  and 

entrance  steps  $38,000 

b.  Rake  and  repoint  portions  of  granite  facade  10,300 


4.         Public  Safety  Improvements 

a.  Install  snov/guards  $20,700 

b.  Install  two  fire-safe  rated  egress  enclosures 

■for  remaining  tenants  on  Second  Floor  36,000 


$80,100 


$56,800 


$48,300 


$56,700 
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5.  Improvements  for  Bl-Centennial 

a.  Pigeon-proof  porticos  and  rotunda  $  4,800 

b.  Clean  entire  facade  (inci,  removal  of  paint  and 

stairs)  30,300 

c.  Install  new  window  frames  and  sash  In  rotunda 

lantern  and  portico  4,200 

d.  Repair/renovate  Second  Floor  public  toilets  to 

meet  current  standards  7,300 

e.  Install  directory  signage  for  public  toilets  500 

f.  Finish  paint  all  trim  and  sash  13,000 


$  60,100 


Construction  Sub-Total  $302,000 

Contractor's  OH&P  (13%)  39,300 

$341,300 
Contingency  30,200 

$371,500 
A/E  Fees  and  Expenses  28,500 


TOTAL  $400,000 


C.  OLD  STATE  HOUSE:    PROPOSED  EXPENDITURES 

1.         Fire  Safety  Systems 

a.  Fire/smoke  detection  and  alarm  system  $  6,350 

b.  Emergency  lighting  system  3,450 

c.  Replace  dangerous  furnace  air  intake  3,000 


Public  Safety  Improvements 

a.  Reinforce  main  staircase;  reframe  2nd  Floor  landing    $13,800 

b.  Improve  general  illumination  and  display  lighting  4,500 


$   12,800 


$   18,300 
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Improvements  for  Bi-Centennlal 

a.  Replace  faulty  plumbing  $  5,750 

b.  Enlarge  public  toilets  1,500 

c.  Strip/repaint  exterior  trim  4,600 

Construction  Sub-Total  $42,950 

Contractors  OH&P  (13%)  5,600 

$48,550 
Contingency  (10%)  4,300 

$52,850 
A/E  Fees  and  Expenses  7,200 

TOTAL  $60,050 


RPLrpdp 
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HEROSY  ASSOCIATES,  INC. 

CONSULTING  ELECTRICAL  ENGINEERS 

MARK    12B    OFFICE    PARK 
-  .  140    WOOD    ROAD 

BRAINTREt:.    MASS.    021S4 

TEL.    617-848-4321 


Aprl I    24,    1972 


RECEIVED 


Stah I  Associates 
177  Mi  Ik  Street 
Boston,  Massachusetts 

ATTN:  Mr.  Roger  Lang 

Gentlemen: 


02109 


.     APR2  5197Z 

STAHL  ASSOCIATES' 
ARCHITECTS 


RE:   Faneci!  Hall  Market  Restoration         -  -  '  ■ --iv -•  '•">K'"--i^:;:-;^VAi.  :_  ,  .  .. 
Boston,  Massachusetts 

We  suggest  the  following  electrical  sub-contract  budget  amounts,  for 
electrical  work  in  the  Faneui  I  Hall  Market  Building: 

Item  I   To  provide  teinporary  lighting  throughout  the  egresses 
of  the  section  of  the  building  recently  damaged  by 
f  i  re .  V. .  . .  ; ....$4,900.00 

The  above  amount  is  based  on  providing  temporary  lighting 
through  corridors  and  stalrhails,  two  floors,  west 
half  of  building;  and  lighting  through  attic  space, 
full  length  of  building.  An  amount  of  51,000.00  is 
...     Included-to  secure  existing  fire  damaged  wiring,  as 

may  be  required.     .  .    -      ...■ 


■  \  . 

-  \ 


Item  2  To  provide  a  complete  Interior  fire  alarm  system $35,500.00 

The  above  amount  Is  based  on  a  20  zone  automatic  system, 
directly  connected  to  the  City  of  Boston  Fire  Department 
Municipal  Alarm  System.   Interior  system  Includes 
battery  standby  and  automatic  heat  detection  in  every 
space. 

The  above  amount  Is  based  on  an  assumed  number  of  spaces 
and  may  ba  reduced  by  actual  conditions,  or  a  more 
conservative  design. 
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Stah I  Associates 
Mr.  Rogor  Long 

AprI I  24,  1972 
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To  provide  automatic  smoke  detection,  v/o  suggest  an 

additional  amoi-it  of $  6,400.00 

The  amount  to  be  added  Is  based  on  one  smoke  detector 
to  each  larger  tenant  space,  strategically  placed, 
and  throughout  the  attic,  corridors  and  stairhails. 

The  record  copy  of  restoration  plans  is  returned,  separately 
wrapped,  for  your  f I les. 

i 
Please  call  If  I  can  be  of  any  further  help.  ' 

Yours  truly,        '' ■••^-  -.-"•;]•-'.■  '  .        '      .   ::;. 


Joseph  V.  Heresy 
JVH/cw 


APR  2  5  1072 

STAl-iL  ASSOClATtS 
ARCr.lTECTS 
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17   Decerfiber   1971 


RECEIVED 

bEC  1  7  1971 

STAHL  ASSOCiATES 
ARCHITECTS  ■ 


Willi;im  J.  LrM«"s'*uficr 
Willl.-im  L.  Thorn 
Eniil  C.  H^rvol 
John  R.  (Jrcnnnn 
H«n»  William  Hj;?n 

Kcnnelli  D  V/ciner 
Juris  D.  Anderson 
James  UzCurm 
nojcr  H.  .'.UCoy 
Robert  J.  Mc.'iarnara 
Richatrt  C.  Prnkul 
Fijrti  R.  Sc^emmel 
D«na  P.  Bc2ch 
Robert  V.  M:nc^cIlo 


StciJil  Associates 
177  Milk  Street 
Boston,  Massachusetts 

Attention:   Mr.  Roger  Lang 

.  •  Re : 


Faneuil  Hall  Markets  (7763)- 
Fire  Damage  Reviev; 


Gentleir.en 


Enclosed  please  find  field  inspection  reports  of  12-2-71  and  12-14-71 
\\'ith  eight  (8)  documentary  photographs.  .  .  .  - 

We  hereby  recom.Tiend  that  all  daraaged  roof  support  systems  be  replaced 
in  a  similar  manner  to  that  v.'hich  was  done  in  192  8  with  steel  trusses. 
Our  reasoning  for  this  recomiriendation  is  as  follov;s: 

1.    Extent  of  Char  -  Damage  to  the  wood  members  has  been 
•  extensive  to  the  point  v;here  the  adequacy  of  m.any  of 
■  the  members  is  questionable.  .   -;..,.  .   _.  •  . >~v..:::,>^.-  - 


2, 


Damage  to  Steel  (or  Iron)  Reinforcing  -'  Tension  mem- 
bers have  been  distorted  due  to  heati'ng.   Connections 
having  also  been  heated  are  therefore  also  suspect. 

Missing  and  Displaced  Members  -  Some  trusses  are  incom.- 
plate  and  v;ith  quesionable  integrity. 


Very  truly  yours , 
/.Cj/:C5SURIER  ASSOCIATES,  IWC, 


^■■^' 


.V'? 


/  Fred  V.  Cowcn 


FVC/bac 


1033  ■V'ac;;-jc!ivisollr.  Avcniio,  Cambric;.'),?.  M;;:is.':chur(.ttr.  02133 


617/06G-i::'00 


Consuflins  Tr£,inccrs 

1033  Mossscliuse'.ts  Ave.  Cambndcc.  Ma^s.  02136  8C8  1200 


Fir.LD  lf<SPCCTiO:J  nEPOiVT 

P'oioct   FANEUIL   HALL 
MAI^KIJT 

2    Dec    71 

Client    Stahl   Assoc. 

Joono.   776  3 

Clear;  Cold  -  30^ 


FIRTJ  DAI-RGE  REVIEV7 


Present:   Mr.  Roger  Lang  -  Stahl  Associates 
•Mr.  Frank  Adams-  Stahl  Associates 

OBJECTIVES: ' 


1.  To  exaxnine  and  measure  wooden  trusses  at  the  V7est 
V7ing  which  are  untouched  by  the  fire  (of  July  1971)  . 

2.  To  evaluate  the  fir-  damage  to  damaged  trusses  based 
on  the  above  mentioned  measurements. 

3.  To  examine  the  steel  trusses  (installed  in  1929)  and 
consider  this  Scheme  as  a  possible  replacement 

for  excessively  damaged  meaibers. 

4.  To  become  familiar  v;ith  the  existing  dome  structure 
at  the  central  hall. 


FINDINGS 


1.   General : 


Damage  area^r 


si 


fj       •   fsy.A  vi 

,!  K-Vv-\->i;- 


M—(^) 


2  .      Undajnaged   roof   trusses  :       (Soli  c  ■?,  a  tic) 


\  .^-  \ 


,--\—- 


X'-'  ...  ..-X 


/ 


j legend; -fire  wai: 

■  /9\K>6(9\  fire  damage 

(1)  v;ooa   truss  roof 
(c.    1830's) 

(2)  steel    truss   rooj 
(c.    1928) 


■  r 
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KiELD  l,^':.^-'^■cTlo^J  ^^£^•oi^^ 

r.o.tcx     FAr^'EUIL    llPJuL 

2    Dec    71 

Client      Stahl    Assoc. 

jo'j  N5.    7  7  G  3 

o 


Clear;  Cold 


30 


Daniage:    The  entire  roof  in  the  areas  indicated  and 
most  of  the  roof  joists  v/ere  damaged  beyond 
repair  and  replaced  v/ith  a  temporary  roof, 
supported  on  the  existing  charred  framev/ork 
.  ■       as  shown  above.   The  depth  of  char  measured 
on  random  members  of  the  frame  ranged  from 
.  ,  ._       a  minimum  of  1/4"  to  as  much  as  1  1/4",  or 
perhaps  more.   All  trusses  shov;ed  similar 
damage.   That  is,  all  were  charred  from 
.'  one  end  to  the  other,  wib^,  varying  depths 
and  densities  of  ash.   Documentation  by 
.  .      photo  v/ill  follov;.         •  - 

steel  trusses:      ■    - '--^  "'':="•■■'"'->-. ^^v;;;:^:'-^^ 


The  spacing  of  the  steel  trusses  is  15'-0" 
as  compared  to  8 '-6"  for  the  wooden  trusses 
A  similar  application  in  the  west  wing 
would  be  quite  feasible  if  replacement  is 
judged  necessary. 


5.   The  Dome  Structure; 


O 


/^ 


Entrance  to  tl\e  dome  structure  has  been 
hampered  greatly  as  the  stairwell  access 
v;as  destroyed  in  the  fire.   Further  study 
will  be  possible  by  entering  from  the  roof 
level. 


'red  V.  Cov;en 


)ecep±.er  2,    19  71 
'VC/s 


L\,-^.\j- -'•'•> >•"'-')   ■"..■J 


ATTN :  Roger  Lang 


Consulting;  Engineers 

1033  Masiachusclls  Ave.  Ccmbritlcc  Masi.  02138  853  1^00 


riL'LD  INSPtCTiON  REPOni 

Overcast 
35° 

f'o;-.-t    FAl^'EUIL    HALL 
MARKETS 

Diti  12/1 -1/71 

C'i«"t     Stahl   hssoc. 

Jos  Ha.     776  3 

A  second  field  inspect.ion  v;as  conducted  today  to  document  our 
previous  findings  with  photographs. 

The  follov/ing  information  shall  be  added  to  the  overall  report 
to  better  describe  the  damage: 

1.  Steel  (or  iron)  Joint  Reinforcerrient  -  The  joint  plates  and 
straps  heretofore  believed  to  exist  on  all  the  dainaged  trusses 
only  exist  on  5  of  the  10  trusses  in  the  damaged  bay.   That 

is  to  say  the  first  5  trusses,  counting  from  the  dome  south- 
west, were  fully  reinforced  as  per  ':^^/   previous  sketch  12/2/71. 
The  remaining  5  trusses  lack  the  reinf orcem.ent  for  the  joints 
(Also  as  detailed  on  12/2/71) . 
'        .'  .        .  .       •   • 

2.  Missing  Members-  -  Counting  from  the-.  southv7est  tov.'ard  the  dome, 
••-■    the  third  truss  has  several  members  disengaged  from  its  joints, 

■^The  fourth  truss  has  several  members  missing  altogether. 


i'red  V.  Cov;en 
FVC/bac 
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f  .'rfL  V'<.  --'.  .^   : 

,*^  ■■J.•^^;■7■.-.::^■■^^*.  ■  ■: 
..••■.■■';,;,K\. ■«,■..,■•, 
■,K.--..  *  ;..  -  .(  _  • 

rr*.«<-  ■V.'ji'/  ./■»-':,-  ,-?■  :i 


/•-;•-    vrv  --•  r.v. 


'     V     >i  •iS.    ,>•/  i     jT  •  •'•■7* 


<^<^. 


"^'2>7ve;P*'***. 


/ 


\.p:;:  :^j^^i;a^i;^;^^iiiiiiMyE^^ 


s-'.??-'j;'?--:''^'-.'~- 


:;;>r^xv-.:-^ 


■■/ '  "  ; 


•r-  .-1 


:-":;';^---".vv^;;;  .1 


5'  - 


^j^;wi<^4^^^^.j^^^j;^j^:^;^^  .  -"--^;^,j;^ 


'~-^  ''':'.' ^~  "•':".•. 


■:-iw:i;:^-i 


'■-•v^  -■■  .-■  -*--•' 


r,«,..,-«.    -.r«.f*»vivcr»»-.vyKV''^*^i^''^'*''^''^('i»r--':^''^'''' 


3    "7  £2i!Lii^iiiS£^3I■6si.iii^"iaK,as.■iiS»^^ 


5 


f'^f 

"  "rj 

. 

'":•*;- 

"  :H:: 

V--'^ 

■  ■  ■    ■'-. 

"".::: : 

-  -  -  ■ » 1 .'.'' 

'  ^..'^ 

;^-7/.-fe> 

-'.-•* 

;  ;^^ '*..'..*  .*_-.•■." 

Tv-T'., 

■'^-"t. -V^l.  ''. 

■'  ."  '. 

:■;-  rj 

:   /'■,.'.;■'■  • 

_-_  *  "■. 

''"^'•ii.-vv  *■  tr 

-•*•.•'<; 

-*    ■  .    ',■ 

•.  ■  ■-■■     ■•  •.- 

,•  ■  •  > 

','■"' 

.■  -.V- 

'^r';i',tlZ~-': 

*-l.\r 

/•;•^y^-v      '    ' 

■  ^:", 

*■':>■;;"■;  ^■' 

.  ■^'  ''•'^ 

'-"  -^' 

,  _->  ; 

-V-.v'i'Aiv''7.".- 

■J^::': 

••i  i-*»^''i.>-.~ 

'-"':■ 

':'^\\:  /  ^- ''. 

:'.r  '  '.    ' '' 

'  "■ . ". 

•      I't  '-^-^  ■ 

-  ■'■ 

'•Vl-.:.--  '.■' 

,    ,'  SI-  V      ;■  '.''- 

,'  ." 

>     ..  )■>     -  .   ,■ 

'  ■'"'■. 

-" '  ':- 

-  '        ' 

•'•,-i 

a'i-  '<.■          • 

•  -;•'! 

'  y#i.'-  ■  '.•■ 

^^t^'^. 

,'.-,"< 

•  't  •*  *,l'.  ^',, 

a  ■ "  -'. 

.  ■■/$':!'*''■'''. 

5-.lrv-- 

:,'•:' ■^■.* 

,  ••  *  ,"3-    . 

'.",•■ 

.v^-;-  ~*  1  ",,-' 

■  *.  '.-^ 

•. &f.  /.-.   iy 

■■'"   T*'.'  -V-'.-K.- 

/;,«-'••■;>■ 

' .'  ••'/ 

•  ,1 »  1      -■  ■ 

\  ;t*  -,.  ■ .  ;. 

'  i 

.■J 

1^  •:  -}yr^:^:^J^'-  --■'  -^^^ 


'■..v-^^-V'yit^""-  N  ^      ■•-■•'*W'^"*■^•'•'»•'•:>•'-■.•i'..W.»^a.^ovl.,,^^l■i;l•|;t;>l.,,,^..^s.,:^.:;U,)^«>.•..l.../-'• 


.-A 


■"^v-^yt"!:  ,^L'i 


;::-  -rft>rt...*;i^-:«i"ii 


*ti---*.'-|»'irTr„*t^>'C"->-.-'.l  ■  "jf^"';..^.', ." 


\1X/': 


,;-..^^;--r,^ 


>isif^\j'--j^'fa&i''iij*^'?j'jjig£it'.ii^^ 


^'''^' ..-.•^-   -.  ^  -     .  ^^^^^^77  6)/^::.;^,.,,,,,^^^ 


3*  V --Cr  C'_?,-^',  *<i' 


^s'v^■;i^-'- 


>•..'■■ .  '-< 


'^•A'^:•:?J■S,'-•.■:^,:'■K'^■1\ 


■1^  ''y> ' 


'..■Sf'/'  '■■■ 


■;.''■'. 


t  -: 

i 


,"-.'J 


-^-.njn«OTr.r;,««MW<;i3^n-3^«^^ 


■5>-:y-'- 


I 


.     ,.,•...  .    .  ,    ,     :,  •■•'>C^■.^^V,■r'/:^.•>vv■•':  ■.    ,.     ,     .    :       ,.        ^  •. 


riii«*ia 


□  -FA     STAHL    AfJD    ASSOCIATES      ARCHITECTS 

« 

FANEUIL  HALL  AAARKETS  STUDY 

DIRECTION  OF  STUDY  .  ■  '' 

Roger  S.  Webb,  Picsldenf,  Architectural  Heritage,  Inc. 
Frederick  A.  Stohl,  Trustee,  S.P.N.E.A. 

Negotiation  of  agreement  with  Boston  Redevelopment  Authority  establish--'' 
Ing  study  objectives,  nature  and  scope  of  services,  relationships  v/ith  con- 
sultants, compensation  and  schedule. 

Direction  and  coordination  of  consultants,  coordincticn  v/ith  staff  of  Boston 
Redevelopment  Authority,  Public  Facilities  Department,  Real  Property 
Department. 

Development  of  a  disposition  strategy  that  utilizes  historic  preservation 
legislation  funds  and  retains  the  unique  role  of  this  hiitoric  core  orea  for 
the  benefit  of  the  City. 

Editing  and  production  of  Faneull  Hall  Markets  Study  Report, 

Walter  M.  Whitehill,  Director, 'Architectural  Heritage,  Inc. 
William  Endicott,  Associate  Director,  S.P.N.E.A.    • 

Review  of  progress  and  direction  of  study  relative  to  objectives  and  . 
schedule. 

m 

PRIME  CONSULTANTS  ,     *    .  ■•        ' 

Archltocturol  Hcrltooe,  Inc.  *  -       . 

Roger  S.  Webb,  President,  Architectural  Heritage,  Inc. 

Detailed  estimating  of  restoration  and  rehabilitation  work  v/Ifh  selected 
specialized  sub-contractors  and  suppliers. 

Research  Into  technical  Innovation  of  original  sfrucfurcl  and  architectural 
framev/ork.  "  » 


□  *  F     A      STAHL    AIUD    ASSOCIATES       ARCHITECTS 

Poge  2 

On  site  case  sfudies  of  similor  districts  in  other  cities,  such  as  Ghlrodelli 
Square  and  the  Cannery  in  San  Francisco,  Le  Bonsecours  Market  District 
in  Montreal,  Old  City  in  Chicago,  Larimer  Square  in  Denver,  Central 
•  City  In  Colorado,  Gas  Light  Square  In  St.  Louis,  Yorkville  in  Toronto 
and  other  historic  districts.  •, 

Elizabeth  Reed  Amadon,  Research  Associate 

Research  to  locate  documentary  evidence  of  history  of  markets  and  build- 
ings. 

Review  of  titles,  deeds.  City  Council  records,  tax  records,  construction 
documents,  purchase  orders  for  original  materials. 

Interviews  v/ith  long  tenn  market  operations,  and  documentation  of  exist- 
ing conditions. 

Frederic  D.  Detsviller,  Architectural  Draftsman 

Measured  drav/Ings  of  original  buildings  and  elements. 
Presentation  drawings.         ,*  ' 

Peter  Stokes,  Architectural  Photographer  •   . 

Exterior  composite,  photographs  of  Faneuil  Hall  Markets. 
•  Society  for  the  Preservation  of  New  England  Antiquities  , 

Abbott  Lov/ell  Cummings,  Assistant  Director,  S.P.N.E.A. 

Visual  inspection  of  all  buildings  and  elements  to  dcfermine  historic 
significance  and  authenticity. 

Revlev/  and  direction  of  historic  analysis  and  report. 

Christopher  P.  AAonkhouse,  Research  Associate 

..  Research  Into  architectural  development  of  the  AAorket  District  v/Ith 


p  ,  "^'"'"°"  °"^  "^'"-'^  c,Vc.lo,;o„  p..e™. 

■eoordrna,;onof,ec(,n;calcons„l,.„„fo,,„.         .  '       ' 

^■•'h  senerd  objecfivos.  -"S.neer.ng  p,op„c|,  comonon, 

John  W.  Hoeon,  Archr.eCurc,  AssU.cn,  •  .       • 

Per.poc,;va  renderings  ,0  ,-U„„r„,e  p.op,,,,3  , 
■  -  ipa^  end  open  ,p,„^_  '^  °'^'°';  ^°'  "«  ""^  renewal  of  buUd- 

f-c-le,  ..  Ch.el,  ArcKr,ec,„.o,  D™_f,«,o„  .     ^      '  .  ' 

Devofop^enf  of  detailed  drawings  for  estl^o,- 
P'-o.ograp,.  of  probU  .o^uZ  '  ^'°'"'"'  '""""''  ""=' 


William  L.  Thoen    P  F      <:. 

°^"/  ^.£.,  Sfrucfural  Engineer 


;r::::::"'"-^-— --=/"-o..insre,.r.ng 

;---..  drawings  and  doe.„en,sre,a„-ng,oor:g..a,s,.e.re  and  ,a.r 
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Progressive  Consulting  Engineers,  Inc.  ' 

Warren  P.  Connor^  P.E.,  Mechanical  Engineer 

Developmen}-  of  proposals  for  all  mechanical  services  for  district  and 
buildings  consonont  v/iih  objectives  of  historic  restoration  and  preser- 
vation and  flexible  re-use. 

Herosy,  Lottero  &  Mason  Associates,  Inc.       '' 

Joseph  V.  Herosy,  P.E.,  Electrical  Engineer 

Development  of  proposals  for  electrical  services  for  district  and  build- 
ings consonant  v/Ith  objectives  of  restoration  and  preservation  and 
flexible  re-use. 

R.  AA.  Bradley  and  Company,  Inc.  '.  • 

Gordon  Hall,  III,  Real  Estate  Broker 

Revlev/  of  market  available  to  Market  District  as  core  city  facility; 
■  -.contact  v/ith  interested  office  and  retail  tenants  to  establish  rent 
level?  and  extend  of  market;  research  Into  financing  possibilities  and 
development  and  rental  strategy. 

Ropes  ond  Gray  .  .  ' 

John  F.  Bok,  Attorney  •    .  * 

Development  of  disposition  strategy;  review  of  historic  district  controls 
end  opcrotlon;  review  of  federal  programs  available  to  support  project 
objectives;  drafting  of  proposals  for  prlvate-city-ogency-fcderal  coop- 
erative action  In  development. 

Roger  A.  h\oorc,  Attorney 

Revlcv/  of  historic  district  legislation  and  feasibility. 
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Rockcmonn,  Sov/yer  &  Brcv/stcr 

Albert  V/oIfc,  Attorney  .  •  . 

Historic  district  feasibility;  procedures  for  facade  ease.Tients,  control 
ond  administration  of  preservation  districts;  review  of  existing  federal 
programs. 
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CERTIFICATE  OF  RECORDH^G  OPTICFR 


>'  I:. 


The  undexsigned  hr>reby  certifies  tliat:  ■'^y 

•  .  »       '.    ' 

1.  He  is  the  duly  qualified  and  acting  City  Clerk  and  Clerk  of  the 
City  Council  of  the  Cit^'  of  Boston  (herein  called  tlie  "Applicant" ) ,  and  the 
keeper  of  its  records.  .  -  •        ,,  ,--;-_ 

2.  Tlie  attaclied  resolution  is  a  true  and  correct  copy  of  the  resolution 
as  finally  adopted  at  a  meeting  of  the  Applicant  held  on   Monday,  the  first 
day  of  May,  1972   ^  ^^  ^^^   recorded  in  his  office. 

3.  The  meeting  vras  duly  convened  and  held  in  all  respects  in  accordance 
with  law  and,  to  the  extent  required  by  law,  due  and  proper  notice  of  the  meeting 
was  given.  A  legal  quorum  was  present  throughout  the  ireeting,  and  a  legally 
sufficient  nvmiber  of  members  of  the  i^plicant  voted  in  the  proper  maainer  for 

the  adoption  of  the  resolution.  All  other  requireuBnts  and  proceedings  under 
law  incidant  to  the  proper  adoption  or  passage  of  the  resolution  liave  been 
duly  fulfilled,  carried  out,  and  otherwise  observed. 

4.  ,  If  eui  jjrpression  of  the  seal  has  been  affi>:ed  belov/,  it  constitutes 
the  official  seal  of  the  /^plicant,^and  this  certificate  is  hereby  executed  under 
the  official  seal.  If  no  seal  has  been  cif fixed  below,  tlie  T^Dplicant  does  not 
have  £ind  is  not  legally  required  to  have  an  official  seal. 

5.  The  undersigned  is  duly  autliorized  to  execute  this  certificate.  ^' 

IN  WITNESS  MIEPvBOF,  tlie  u:xlersigtied  has  hereujito  set  Ms  liand  tl'iis 
4 111  day  oi  May,  1972 . 

r  ^^ 


W.^'<\,^^.;^Z^^,:^ 
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City   Clerk 

Attest:  TiUe 


Title: 


CITY  OF  BOSTON 

IN  CITY  COUNCIL  • 

RESOLUna^  OF  THE  BOSTON  Cm'  COUNCIL  AUTIIOraZING 
APPLICATIQN  TOR  HISTORIC  PRESERVATIOiN  GRANT 

IN  TiiE  Drf-.-wra.vT^i  V'^aterfront  -  faneuil  ii/^ll  urban 

■     RENE-JAL  PRCOECT    (NO.   KASS.    R-77) 

VflEERIiT^S  Section  709  of  Title  VII  of  the  Housing  hct  of  19G1,  as  arrended, 
provides  for  the  irokijig  of  grants  of  Federal  funds  by  the  Secretary  of  Housing   ■ 
and  Urboji  Developinent  to  States  and  local  public  bodies  to  assist  in  financing 
the  acquisition  of  title  to  or  other  permanent  interests  in  areas,  sites  and 
structu3:es  of  historic  or  eurchitectural  valva  in  urbaii  areas,  and  in  their 
restoration  £md  irrproverrent  for  public  use  and  benefit,  in  accord  vath  the 
conprehensively  plemned  developoeoit  of  the  locality;   and 

WHEREZ\S  the  City  of  Boston   (herein  sometiines  referred  to  as  "Applicant" ) , 
deeni3  it  necessary''  and  in  the  public  interest  to  undertake  an  historic  preser- 
vation pDroject   (hereinafter  called  the  "Project")  v/ith  Federal  grant  assistance 
to  in\3ro\'e  and  restore  certain  property  for  historic  preser\^tion  located  in 
the  CJ.ty  of  lioston,   County  of  Suffolk,  and  ConiTDnv/ealtl^  of  Kassachusetts 
dcscr3l)3d  as  the  Faneuil  Hall  ^!;arket  Building;   and 

V,in:;r\j':A.S  titl.c  to  tlie  E£d.d  property  has  been  previously  aoriuirod  by  tlic 
CJA:;,'  of  Por.Lon;   and 

Vv'ilEa^i-^S  it  h:  cstijratcd  th.at  tlic  cost  of  said  iirprovcTiont  and  restoration 
will  lo  $400,000;   rtnd 


WIIERFAS  relocation  payircnts  will  ho  nude  to  eligible  site  occupants  ALcplaced 
from  property  inprovcd  £u-id  restored  under  tJiG  DcrAnto'.vn  VJaterfront  -  Faneuil  Hall 
Urban  Rcncv.-al  Project,  Ito.  Mass.  R-77;  .  \     ■  ■  ' 

NaV,   TilEREPORE,   BE  IT  RESOL\'ED  BY  TIE  CITY  COUNCIL  OF  TIE  CITY  OF  BOSTON: 

1.  Tliat  cin  application  be  rrade  to  the  Depcirtrrent  of  Housing  emd  Urban 
Developrront  for  a  grant  iii  an  airount  authorized  by  Section  709  of  Title  VII 
of  the  Housing  Act  of  1961,  as  amended,  which  airount  is  preseiitly  estimated 
to  be  $200,000.00,  and  that  the  /applicant  will  cause  the  balance  of  the  cost 
to  he  paid  frani  funds  whicli  will  be  available  to  it. 

2.  Tiiat  the  Director  of  Public  FaciliticiS  is  hereby  on  behalf  of  the 
T^Dplicant  authorized  and  directed  to  e>:ecute  and  to  file  5uch  appli.cation, 
and  an  assurance  of  oonpliajice  with  the  Deparfareiit  of  Housing  and  Urban 
Dovelopacnt  regulations  under  Title  VI  of  tlie  Civil  Rights  Act  of  1964,   to 
execute  such  contract  or  contracts  as  rray  be  necessary  for  the  grant  applied 
for,   to  provide  such  information  and  furnish  sudi  documents  as  may  be  required 
by  the  Departn"!3nt  of  Housing  and  Urb  a  Developmsnt,   and  to  act  as  tlie  authorized 
correspondent  and  rcpreseiitative  of  the  Applicaiit  in  the  accoiTplishient  of  the 
Project. 

3.  Iliat  the  proior.cd  Projcict  is  in  accord  v.dth  tlie  conrprcl-icnsively  pJ.anncd 
;vo^i.jj^;:ii:'nt  of  tJic  locality,   c'lnd  tJiat,   s'iou]d  said  grajit  )je  irado,   tlio  /applicant 

wi.ll  rcU\in,   irui-ntain  and  prcsci-x'O  said  pro;_'/crty  for  puljlic  use  ajid  Ix^efit  aJid 
for  tJic  }-Li:;loric  preservation  puriX)ses  designated  in  said  application  and 
approved  by  the  Dqxurtment  of  Hovising  and  Urban  CGvelo];sTcnt. 

-2- 


VI 


4.  Tnat  ihc  Uirltcd  States  of  Arrerica  and  the  Secretory  of  Housii-ig  and 
Urbo)!  l>2VGlopinont  be,  eind  they  hcrcl^y  are,  assurc-d  of  full  coripliance  by 
the  ;\pplicai-it  v/itli  regulations  of  the  DcpartnYant  of  Housing  and  UrJDon 
Development  effectuating  Title  VI  of  the  Civil  Rights  TVct  of  1964  and  vdth 
Federal  roqiurerrents  relating  to  equal  errplqi'iTcnt  opportunity. 

5.  Tiiat  the  United  States  of  Aierica  and  the  Secretary  of  Housing  and 
Urban  Developn-ent  be,  and  they  hereby  are,  assured  of  full  corpliance  by 
tlie  Applicant  with  the  Federal  labor  standards  inposed  under  Title  VII  of 
tJie  Housing  Act  of  1961,  as  amanded.  ■  .' 

6.  Tnat  no  individual  or  fainily  v.'ill  be  displaced  as  a  result  of  the 

i.    . 

I 

Project,  and  that  all  displaced  business  concerns  and  nonprofit  orga:iizations 
vail  be  assisted  in  tlieir  relocation,  and  that  relocation  payrrents  v/ill  be 
nude  to  all  eligiJ^lc  displacoes  in  accordance  vath  applicable  regulations  of 

tlie  DcpartiTtent  of  Housing  and  Urban  Developirent.        •  ■   ■  • 

/ 

In  City  Council  May  1,  1972.   Adopted. 
Approved  by  the  Mayor  May  4,  1972. 

Attest : 


THE  Fo^:3:cci;\".  i.-'  i^. 
ccp;-:  D AMC X  Vv/v;  nL/.'.  a 


-_  i< 
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CUV    01'    BOS  ION 


L-KUIRI    r.  GLIASON  ^s^^:/  CTIY   HALL 

Curponnhm  anu,.u-l  LAW     1  )1   |>A K"!  M  LNT  BOSTON.   MASSAUILSFTIS    02201 

May    3,    1972  722-1100 

Public  Facilities  Department 
Room  816,  Boston  City  Hall 
Boston,  Massachusetts  02201 

Gentlemen: 

I  am  an  attornoy-at-lav/  admitted  to  practice  in  the  Commonwealth 
of  Massachusetts. 

I  have  examined  the  City  of  Boston's  application  for  a  grant  under 
Section  709  of  Title  VII  of  the  Mousing  Act  of  1961,  as  amended,  where- 
by assistance  is  requested  for  the  improvement  and  restoration  of  cer- 
tain property  for  historic  preservation  described  as  Faneuil  Kail  Mar- 
ket Building.   The  property  is  ovme;3  by  the  City  of  Boston. 

I  have  also  reviewed  all  pertinent  Federal,  State,  and  local  laws, 
including  local  charter  provisions,  which  establish  the  City  of  Boston 
as  a  public  body,  empower  it  to  receive  and  expend  Federal,  State,  an 
local  funds,  and  empower  it  to  contract  with  the  United  States  of  Amer- 
ica for  the  purpose  of  receiving  a  grant  under  Section  709  of  Title  VII 
of  the  Housing  Act  of  1961,  as  amended. 

I  have  made  appropriate  inquiry  and  I  am  satisfied  that  there  is 
•no  pending  or  threatened  litigation,  in  either  Federal  or  State  courts, 
challenging  the  City  of  Bostcn's  authority  to  improve  and  restore  prop- 
erty for  his-toric  preservation  or  to  contract  with  the  Federal  Govern 
ment  for  the  purpose  of  receiving  a  grant  under  Section  709  of  Title 
VII  of  the  Housing  Act  of  1961,  as  amended. 

Based  upon  the  foregoing,  it  is  my  opinion  that  the  City  of  Boston 
is  a  public  body  empowered  to  receive  and  expend  Federal,  State,  and 
local  funds,  to  contract  with  the  United  States  of  America  for  the  pur- 
pose of  receiving  a  grant  under  Section  709  of  the  Title  VII  of  the 
Housing  Act  of  1961,  as  amended,  and  to  undertake  and  complete  the  pro- 
posed improvement  and  restoration  of  the  above  described  property,  and 
to  retain,  maintain  and  preserve  said  property  for  public  use  and  ben- 
efit for  historic  preservation  purposes. 

Citations  to  pertinent  State  and  local  laws:   Mass.  G.L.  c.44,  S.53A. 
Mass.  St.  1966,  c.642. 

,'  Very  truly  your&>, 

//    ,.  /O 


HPG:rz 


Q.r 


^V-'Corporation   Counsel 


:<^ 
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